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‘0 JUN 976 


MEMORANDUM FOR: Chief of Station. [iii 


FROM : dames H. McDonald 
Director of Logistics 


VIA : Deputy Director for Administration 
Director of Training 
SUBJECT : Delegation of Authority to Act as Contracting Officer 


REFERENCE . : Memo dtd.21 May 76 to D/L fr D/TR; Subject: Technical 
Review of Construction Projects; Procedures Recommended 


1. The reference listed proposed maintenance projects for accomplish- 
ment using Fiscal Year 1976 funds. To this end, you are hereby authorized 
to act as contracting officer in the execution of contracts for the follow- 
ing projects: ; 


a. Water Pipeline Replacement $50,000 
b, BOQ Shower Stall Repairs $28 ,000 
Ci Quarters Renovation, Painting $15,000 
da. Clean and Fiush Sewer Lines $14,000 


2. Expenditure under these contracts are not ta exceed the amounts 
delineated. This authority is subject to the availability of funds and 
the approval of the Deputy Director for Administration for items a. and b 
and of the Director of Training for items c¢ and d. 


3. Technical guidance relative to contract administration is avail- 
able from the Chief, Real Estate. and Construction Division, Office of 
Logistics. 


4. This delegation of authority expires at the completion of the 
above projects or not later than 30 June 1977. 
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SUBLET: felogaticn of Auttardty te Act as Comtrecting Officer 


5. ‘The proposal ragarding procedures for technical review, set forth 
in tha reforance, are concurre .d it. 


4s jomes TH. McDonald 
James He MeDanald 


APPROVALS 


Items a and b 
12 JUN 1976 


ds/ ohn F Blake 


Joan F. Blake 
baputy btrector 
for 

 Admtaistration 
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